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UNITED  STATES 

DEPARTMENT  OF  THE   INTERIOR 

NATIONAL  PARK  SERVICE 

YELLOWSTONE   NATIONAL  PARK 

YELLOWSTONE  PARK.  WYO. 

Stannary  of  the  September  1957  Monthly  Narrative  Report 
YELLOWSTONE  NATIONAL  PARK 

Cool.  Precipitation  .61  Inches.  Maximum  77  , 
Minimus  24°.  Snowfall  four  days.  1 

Below  for  month-above  for  season.  One  and  one- 
half  million  visitors  September  10.  1 


INSPECTIONS: 


SPECIAL 
ACTIVITIES : 


BIRTHS: 
DEATHS: 

PHJB1KL: 

IN-SERVICE 
TRAINING: 


Various  Congressmen,  X.  Apple,  Historian  Mt. 
aushmore,  Turkish  foresters,  Film  star  Cooper.  1-2 

W.Benedict,  J.Gynn,  Dr.  J.  Martin,  USFS,  in  to 
review  blister  rust  work.  Oberhanaley,  Fields  & 
Bar tlett- Teton- in  to  discuss  joint  fee.  2 


Boating  Committee  7-9;  PARK  DEVELOPMENT  10-18, 
roster  attached;  MISSION  66  19-20;  Campfire 
Pageant  12;  Snow  Removal  Survey  23-27;  Barrows 
to  Teton  7-8;  Supt.  Garrison  &  Supv.  Ranger  Berg 
met  with  Green  Timber  Highway  Improv.  Assoc. 
25th  in  Ashton.  Staff  meeting  September  4.     2-4 


4 
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MISCELLANEOUS :  Mammoth  school  began  September  3.  AFGE  meats. 


Daughter  to  Seasonal  Ranger  &  Mrs.  Jack  Stark. 

Harold  Fine,  visitor;  Joseph  Coy,  baby  of  Post 
Office  employee;  Alfred  Becker,  YP  employee; 
E.  L.  Hoener,  father  of  Supv.  Ranger  Keener. 


L.  Pressman  &  B.  Davla,  temporary  appoints  Clerk- 
Stenographers,  GS-4.   8.  Press ley  resigned  cob 
September  27.  317  employees  end  of  September.  4-5 


District  Rangers  meet.  Ranger  McClelland  to 
Yoaemlte  School.  Weakly  news  issued. 
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ACCIDENTS  & 
PUBLIC  SAFETY  :Motor  Vehicle  accidents  48.  Supv.  danger  Cola- 
man  injured  in  horse  fall.  Saaa.  ianger- Naturalist 
Parkinson  miner  laceration. 


CHAPEL  USE: 


INTgRPRiSTIVE 
SERVICES: 


Catholic  services  terminated  1st;  LDS  8th. 
Winter  ministry  began  September  22. 


Conoon  talks  to  women's  group- Livingston. 


RESEARCH  & 
OBSERVATION: 


Increment  borings  taken  from  trees-Highland 
jprings.  Cable  burled  in  solfatara  area. 
Display  of  Northern  Lights  September  22.  Algal 
&  water  samples  &  mud  speciments  collected  & 
shipped  two  colleges.  Gulls  &  Egrets  observed. 
Last  campfire  Sept  5.  All  programa  term.  bth. 


MUSEUM 
ACTIVITIES: 

OPERATIONS: 
MAINTENANCE  I 


..orris  Museum  closed  14th,  Madison  19th  &  Fish- 
ing 20th.  Colored  prints  made  of  new  Canyon 
Visitor  Center.  Model  geyser  stored. 

NP,  UP,  YP  busses  discontinue  September  3. 

Operations  curtailed.  All  trails  open, 
.voutine  maintenance. 


CONSTRUCTION:  Blacktopplng  of  paths  in  vest  Thumb  &  Mammoth 
amphitheaters. 

COMPLAINTS :    Varied  from  concessioner  service  to  fee  cherge. 

PROTECTION  & 
RANGER  SERVlCa:Operations  limited  efter  unbox  Dmy.     Personnel 
attend  verlous  meetings. 


LAW  ENFORCE- 
MENT: 

BEAR: 


BI^ 


::lk: 


riaii 


Seven  complaints  presented  to  Commissioner. 

Nuisance  this  month.   Injuries  93  for  month. 
13  destroyed.  Test  of  Cefro  not  effective. 

Observed  in  Madison  Junction  area. 

Potential  trep  sites  investigated.  Hope  to 
transport  elk  to  Blackfoot  Indian  Reservation 
for  transplant ing  purposes. 

1937  successful  fishing  year,  also  spawning 
&  survival. 
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RANGE; 

FOftSST  FIR^ 
PROTECTION : 


BLISTER  RUbT; 


FOREST 
INSECTS: 


WW 


Dry.  Precipitation  below  normal. 


Two  fires  during  month.  Parachute  loft  de- 
activated for  season  &  equipment  returned  to 
USFS.  Burning  Indexes  moderate  to  average. 

Carnelian  Creek,  camp  closed  September  6. 
Operations  terminated  September  19. 


Area  north  of  Yellowstone  River  near  Blacktail 
shoved  loss  from  Douglas  fir  beetles.  Other 
areas  damaged  from  mistletoe,  mites  &  rust. 
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CONSTRUCTION :   Projects   listed. 
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UNITED  STATES  A2823 

DEPARTMENT  OF  THE   INTERIOR 


NATIONAL  PARK  SERVICE 

YELLOWSTONE  NATIONAL  PARK 

YELLOWSTONE  PARK.  WYO. 

FICE  OF  THE  SUPERINTENDENT 

October  11,  1957 


To:        rector 

Proa:     superintendent,  iellowstu:ic  Notional  Park 

Subject:  Monthly  leport  for  September  1957 

Following  is  the  report  ol   auLi/ities  for  Yellows- . 
National  Park  during  the  month  of  September  193'/. 

.  fSggrg . 

Weather  Conditiona.   eath«=     £h&  raonth  of  September 
was  somewhat  cooler  than  average,  however,  precipitation  was  re- 
corded only  seven  days,  totaling  .61  inches.  The  maximum  tunper* 
ature  for  the  Park  during  September  was  77  degrees  while  the 
minimum  was  24  degrees.  Snow  fell  on  the  12th,  13th,  18th  and 
19th  of  the  month.  Heavy  earth  tremors  were  reported  at  Norris 
Ranger  Station  on  the  1st. 

Increase  or  Decrease  in  Travel.  Travel  for  Sept  emu  er 
waa  somewhat  below  last  year— 153,567  against  159,643,  a  decrease 
of  3.8  per  cent.  Travel  for  the  season,  however,  remained  wall 
above  last  year — 1,570, 637  against  1,438,009,  a  gain  of  10  per 
cent.  This  is  the  first  year  in  which  travel  has  exceeded  the 
million  and  a  half  mark  which  occurred  on  September  10. 

Special  Visitors.  Senator  John  J tennis  of  Mississippi, 
Col.  Joe  Kiamitt,  U.  S.  Army  Public  \elationa  Officer  and  Mr.  Kan 
Sal  leu,  Clerk  of  the  senate  Armed  forces  Committee,  ashing ton, 
D.  C,  ware  in  the  Park  September  24. 

Other  visitors  included  Congressmen  Ullman  of  Oregon 
and  Sisk  of  California,  members  of  the  Interior  Committee;  Senator 
Byrd  of  Virginia,  accompanied  by  Mr.  Blackburn  Moore,  Speaker  of 
the  Virginia  House  of  Representatives,  and  Congressman  Kirwan 
of  Ohio. 

Russell  Apple,  Historian,  and  family,  from  Mt.  Ruahmore 
visited  in  the  Park  on  the  25th  and  26th,  and  James  French,  former 
Yellowstone  employee  and  now  of  Region  Three,  visited  on  the  23rd. 

A  group  of  five  Turkish  foresters  arrived  in  the  Park 
September  25  with  their  interpreter  Mr.  Morton  ood  of  the  U3FS, 
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Missoula.  They  left  the  27th. 

Film  star  Gary  Cooper  was  in  the  Park  September  a  a 
Look  Magazine  photographer.  Mr.  Cooper  was  employed  as  bus  driver 
for  the  Yellowstone  Park  Company  many  years  ago. 

...  ..      .   arren  Benedict,  USPS,   ashington,  Herman 

Swanson,  Assistant  Regional  Forester  and  John  Gynn,  Forester, 
Missoula  and  Dr.  James  Martin,  Consultant,  Division  Forest  Pest 
Control  were  in  Yellowstone  September  4-6  to  review  blister  work 
done  in  Yellowstone. 

Superintendent  Oberhansley,  Chief  .anger  Ernest  Fields 
and  Fiscal  Accounting  Assistant  William  Bartlett,  Grand  Teton, 
arrived  September  30  to  discuss  a  joint  fee  structure  for  Yellow- 
stone and  Teton. 

Special  Activities.  The  Boating  Committee  held  a  meeting 
prior  to  the  PARK  DEVELOPMENT  CONFERENCE  on  September  7-9  with  Super- 
intendent Charlas  Richey,  Lake  Mead  National  Recreational  Area, 
Chairman  of  Committee,  Superintendent  Edward  Kelly,  National  Capital 
Parks,  Superintendent  Daniel  Beard,  Everglades  National  Park,  Super- 
intendent John  Lewis,  Isle  Royale  National  Park,  Assistant  Chief 
Ranger  Russell  Dickenson,  Glacier  National  Park  (representing  Super- 
intendent John  Enmert),  Superintendent  u>n  Garrison  and  Assistant 
Superintendent  arren  Hamilton  of  Yellowstone,  attending. 

The  PARK  DEVELOPMENT  CONFERENCE  was  held  September  10 
through  18  at  Yellowstone  and  Grand  Teton  National  Parks.  The 
roster  of  those  attending  is  attached. 

PARK  DEVELOPMENT 

The  1957  PARK  DEVELOPMENT  meeting  of  all  park  superintendents 
and  key  officials  from  the  Regional,  \  ashington  and  Design  Offices  con- 
vened at  Canyon  Village  on  September  10.  Many  of  the  park  concessioners 
from  throughout  the  Service  also  attended.   1th  all  the  family  members 
present,  a  total  of  477  were  registered  for  the  meetings. 

The  conference  group  was  split  into  ten  teams  of  about  25 
men  each,  and  with  a  Team  Captain  and  a  Team  Recorder,  they  toured  the 
ten  most  Important  points  in  the  Canyon  Village  development.  Local 
Advisors  from  the  Yellowstone  and  WODC  staffs  were  stationed  at  each 
point  to  orient  the  teams  and  provide  factual  information  for  them 
in  their  study  of  the  plans  for  each  site.  Each  team  then  met  separately 
and  wrote  a  report  on  their  observations,  and  these  reports  were  presented 
to  the  assembled  group. 

On  the  12th  of  September,  the  entire  group  drove  to  Madison 
Junction  for  a  Campfire  Day  presentation  of  the  Pageant,  the  Birth  of 
Yellowstone  National  Park.  The  University  of  Montana  cooperated  in 
this  venture,  furnishing  professional  assistance  in  preparation  of  the 
script  and  in  direction  of  the  pageant.  A  barbecue  dinner  was  served 
by  the  concessioner  for  the  entire  group  before  the  pageant  presentation. 
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Meanwhile,  the  Park  Service  ladies  organization  met, 
carried  on  their  business  affairs,  and  a  social  program  of  some 
magnitude  was  presented  for  the  entire  group,  including  a  Ladies 
Luncheon  on  the  12th  at  which  the  local  park  women  presented  a 
style  show. 

On  the  13th  the  entire  conference  group  move 
Grand  Teton  for  the  next  phase  of  the  Conferen   .  The  Yellowstone 
Park  concessioners  were  most  cooperative  throughout  this  entire 
program,  and  as  co-hosts  with  the  Pari    rice  organisation  worked 
diligently  to  make  it  an  outstanding  success.  Many  of  the  con- 
ferees arrived  a  day  early,  or  returnee  for  another  day  to  vi 
points  of  interest  in  Yellowstone  while  they  were  this  close.  The 
job  of  handling  the  conference  was  a  big  one— the  local  staff  were 
often  snowed  under  trying  to  keep  normal  operations  in  progress 
while  also  acting  as  hosts  to  the  group,  but  it  went  off  success- 
fully thanks  to  the  fine  cooperation  of  all  concerned.  Particularly, 
the  local  staff  is  grateful  to  the  conferees  themselves  for  the 
fine  attitude  they  displayed,  and  the  ready  acceptance  of  con- 
ditions as  they  found  them  in  the  concluding  phases  of  the  heavy 
construction  period  at  Canyon  Village* 

The  MISSION  66  Advisory  Committee  met  in  Yellowstone  Sep- 
tember 19  an<i  .-.--,  ■  ith  the  following  members:  John  M.  Davis,  Chair- 
man, Chief,  Conservation  and  Protection,     ,  A.  Clark  Stratton, 
Chief  of  Concessions,  VASO,  Chester  C.  Brown,  Chief,  Recreation 
Resource  Planning,  Region  Two,  Howard  B.  Strickland,  Assistant 
superintendent,  Blue  Ridge  Parkway,  Eugene  DeSilets,  Landscape 
Architect,  EGDC,  Glen  Bean,  Super in t encent ,  Bryce  Canyon  National 
Park,  Herbert  Meier,  Assistant  Regional  Director,  Region  Four, 
J.  Carlisle  Crouch,  Chief,  Division  of  Operations,  Region  Five, 
Herbert  Kahler,  Chief  Historian,     ,  and  Superintendent  Lon 
Garrison,  and  former  members:  Tom  Vint,  -erven  Hamilton,  Raymond 
Vinten  plus  Bill  Carnes,  Howard  Stagner  and  Henry  Langley  from 
the  Washington  Office. 

A  Campf ire  Pageant  depicting  the  first  campflre  held  at 
Madison  Junction  in  September,  1870,  where  the  idea  of  Yellowstone 
National  Park  was  born,  was  held  September  12  in  connection  with 
PARK  DEVELOPMENT.  The  campf  ire  scheduled  for  September  19—  the 
original  date— was  called  off  due  to  bad  weather  conditions. 

The  Snow  Removal  Survey  Committee  met  in  Yellowstone 
September  23-27,  with  the  following  in  sttendance:  Assistant  Super- 
intendent warren  Hamilton,  Chairman,  Chief  Ranger  Otto  Brown,  Park 
Engineer  Gerald  Rowe,  Yellowstone;  Regional  Chief  of  Operations 
George  Baggley,  Region  Two;  Supervisory  Engineer  Richard  Montgomery, 
WODC;  Special  Consultant  George  Helleaoe,  State  Highway  Department 
of  California;  Assistant  Administrative  Engineer  Charles  E.  Shumate, 
State  Highway  Department  of  Colorado;  Vice  President  Huntley  Child, 
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Yellowstone  Park  Company;  E.  J,  Budde,  Rocky  Mountain  Motorists, 
Inc.,  AAA,  Denver;  Federal  Projects  Engineer  Dan  Harrington,  BPR, 
Denver;  and  ex-officio  members  Elmer  Armstrong,  Frank  Mattson, 
Robert  Robinson,  Yellowstone;  Maintenance  Engineer  N.  L.  McCrea 
and  District  Maintenance  Engineer  Fjobert  schuppenies,  State  of 
Idaho;  Maintenance  Engineer  W.  E.  Sutton,  State  of  'yoming  and 
Bill  Beuden  and  George  Barrett  representing  the  State  of  Montana. 

Forester  Barrows  was  in  Teton  September  7  and  6  to  review 
the  blister  work  done  there  with  Messrs.  Benedict,  Swanson,  Gynn  and 
Dr.  Martin. 

Superintended  Harrison  and  Supervisory  Park  Ranger  Berg 
met  with  the  Green  Timber  Highway  Improvement  Association  on 
September  25  in  Ashton,  Idaho.  This  Association  is  a  group  of 
citizens  who  are  working  for  completion  of  the  road  from  Ashton 
to  Flagg  Ranch. 

A  staff  meeting  was  held  September  4. 

Miscellaneous.  The  Mammoth  school  began  Septambe 

The  first  fall  meeting  of  the  a,*  .  .  .  union  was  held 
September  10. 

Births .  A  daughter,  Jennifer  Ann,  was  born  September  15 
at  the  Mammoth  Hospital  to  Mr.  and  Mrs.  Jack  Stark.  Mr.  Stark  is 
employed  as  a  seascnal  ranger  with  t%     ional  park  Service. 

Deaths .  Harold  Fine,  70,  New  York  City,  died  at  Canyon 
September  2  as  a  result  of  a  heart  attack. 

Joseph  Coy,  three  month  old  son      .  and  ?   .   -vin 
Coy,  passed  away  September  2  at  the  Shodair  Hospital  in  Helena, 
Montana.  Mr,  Coy  is  employed  with  the  Post  Office  Department  in 
>th. 


Alfrad  E.  Becker,  74,  Long  Beach,   aliforala,  di 
S  pt ember  13  in  the  Mammoth  Hospital  as  a  result  of  injuries  re- 
ceived in  a  car  accident  near  Old  Faithful  September  11. 
employed  by  the  Yellowstone  Park  Company  at  Fishing  Bridge. 

E.  ner,  died  September  18,  as  a  result  of  a  heart 
attack,  in  Stafford,  Kansas.  Mr.  Hoener  was  the  father  of  super- 
visory Park  Ranger  Lloyd  R.  Hoener. 

AdalnlBtrwt ion 

Personnel.  Laura  B.  Freseman  and  Betty  J.  Davis  were 
given  temporary  appointments  as  Clerk- Stenographers,  GS-4  on 
September  23. 
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Sandra  J.  ?recsley,  Clerk- Jtenographer,  GS-4,  resigned 
effective  close  of  business  r>eptenber  27  to  be  married. 

There  were  317  employees  on  the  Government  payroll  as 
of  September  3C. 

In-Service  Training.  A  District  danger's  meeting  was 
held  on  September  18. 

Pc     iger  Riley  KcClelland  left  jeptember  15  to  attend 
the  National  Park  Service  Training  Center  at  Yosemlte  National  Park 
for  six  weeks. 

On  each  Thursday,  Yellowstone's  aakly  News  was  issued  to 
keep  employees,  concessioners  and  others  currently  informed  of  park 
happenings. 

Accidents  and  Public  Safety.  Motor  vehicle  accidents  for 
the  month  totaled  4S--18  were  class  minor,  11  personal  injuries  and 
one  resulted  in  the  death  of  a  concessioner  employee. 

Lee  L.  Ccleman,  Supervisory  Perk  linger,  received  a 
broken  arm  and  bruised  ribs  when  his  horse  fell  from  the  trail 
near  Fawn  Pass  on  September  26. 

Seasonal  Park  Ranger-Naturalist  Ted  Parkinson  suffered 
a  lacerated  scalp  September  A  when  he  walked  into  a  tree  limb  while 
he  was  returning  to  the  museum  at  Old  Faithful  from  illuminating  a 
night  eruption  of  Old  Faithful  Geyser. 

Cooperative  Activities 

Religious  and  Chapel  Use.  The  soman  Catholic  services 
were  terminated  the  1st,  and  the  Latter  Day  Saints  on  the  8th.  The 
student  ministry  conducted  regular  Protestant  services  thron^hout 
the  month.  The  regular  vinter  mini  t   program  began  September  22. 

Interpretive     Lees.  Park  Naturalist  Condor,  presented 
a  talk  to  the  Ytllowstoi    men's  Club  in  Livingston  on  September  16 
with  36  in  attendance. 

Research  and  Observation.  Increment  borings  were  taken 
from  trees  on  Gcptember  15  that  had  been  recently  killed  by  hot 
waters  of  Highland  Spring.  Five  trees  were  examined  and  the  oldest 
was  found  to  be  '   j  ars  old  i      ing  that  spring  activity  has 
been  dormant  for  at  least  this  period  of  time. 

On  September  16  Park  Naturalist  Condon  and  a  Sell  Telephone 
Company  representative  buried  five  pieces  of  telephone  cable  in  the 
solfatara  area  of  the  borehole  investigation  to  determine  the 
corrosive  effect  which  the  acid,  heat  and  thermal  action  might  have 
upon  the  call  . 
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there  was  en  unusual  display  of  Northern  Lights  on 
>cptaaber  22  u'ith  colors  varying  from  white  to  dark  greens  with 
reds  and  oranges  predominating  and  extended  from  the  northern 
horizon  down  to  the  western  and  eastern  horizons. 

During  the  month  algal  samples,  and  water  samples  and 
mud  specimens  were  collected  and  shipped  for  the  Haverford  College, 
Ilaverford,  Pennsylvania  and  Augustana      e,  Rock  Island,  Illinois, 
respectively* 

Park  Naturalist  Condon  observed  seven  California  Culls  in 
the  Trout  Creek  area  which  had  leg  bands  on  them,  on  September 
On  this  same  date  he  saw  two  American  Hgrets  at  the  mouth  o£  Alum 
Creek.  Park  Naturalist  Tyers  observed  six  of  these  birds  at  the 
place  on  September  6, 


A  group  of  five  Turkish  foresters  arrived  in  the  Fark 
September  25  with  their  interprets    ,  :*orton  Wood  of  the  JS?3, 
Missoula.  They  left  the  27th. 

The  last  campflre  program  held  in  the  Mammoth  amphitheater 
was  on  September  5  and  all  routine  programs  were  discontinued  the  Oth, 

Museum  Activities  and  Exhibits.  The  Morris  Museum  was 
closed  September  14,  the  Madison  Museum  the  19th  and  the  Fishing 
Bridge  Museum  on  the  20th. 

Prints  of  the  new  Canyon  Visitor  Center  were  colored  for 
use  in  preparation  of  material  for  exhibits.  The  model  geyser  dis- 
played at  the  PARK  DEVELOPMENT  COT?       is  being  stored  at  Mammoth. 

Operations 

The  Northern  Pacific  and  Union  Pacific  trains  discontinued 
operations  on  September  3  and  the  Yellowstone  Park  Company  busses  dis- 
continued operations  the  same  day. 


Maintenance .  Construction  and  maintenance  was  curtailed 
during  the  month  due  to  the  necessity  of  keeping  within  the  quarterly 
allotments. 

All  trails  have  been  checked  and  are  open.  A  90  foot  trail 
bridge  was  constructed  over  Hellroaring  Creek. 

Road  maintenance  has  been  confined  to  routine  maintenance 
such  as  patching,  cleaning  culverts  and  setting  up  snow  stakes  and 
snow  fences. 

Construction.  The  black topping  of  the  paths  in  the  est 
Thumb  and  Mammoth  amphitheaters  was  accomplished  and  a  protecting 
railing  was  placed  at  the  "est  Thumb  amphitheater. 
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Complaints.  A  number  of  complaints  were  received  and 
answered  citing  the  ate. Li..   Ihe;  an  of  con- 
cessioner services  to  objection  to  the  fee      asing  Lhrough 
Parti* 

Protection  and  Ranger  Service.  Operations  after  Ltx. 
Day  were  somewhat  Halted  &s  only  seven  seasonal  rangers  remained 
until  the  end  o*  tun   mont  . 

A  number  of  the  permanent  personnel  participated  in  the 

PARK  DEVELOPMENT  CONFERENCE  and  the  snow  removal  survey, 
field  activities  included  stocking  rations  in  patrol 

cabins,  cl         u  stations  ai  -rolling. 

Seven  complaints  were  prases . 
the  U.  s.  Cotaaissioner  against  seven  persons. 

i^a   ^i&u  Cultural 
appeared  to  be  a  big  nuisance  this  taoath  in  search  of  food.  Many 
were  trapped  and  moved  to  outlying  places.  Bear  injuries  totaled 
93  through  the  end  of  September  as  compared  with  107  for  the  same 
period  last  Tear.  Thirteen  bears  were  destroyed  including 
which  had  been  injured  in  traffic  accidents.  A  griszly  bear  '- 
at  Lewis  Lake  was  brought  to  the  Mammoth  museum  to  be  used  as  a 
museum  exhibit*  A  final  test  of  Cefro,  a  rodent  repellent  and 
possibly  a  bear  repellent,  was  made  using  a  caged  bear  at   uaeth. 
The  bear  ate  treated  food  and  seemed  to  suffer  no  ill  effects. 

BISON*  Two  bison  have  been  observed  quite  regularly 
in  the  Madison  Junction  area* 

ELK*  Potential  sites  for  traps  in  the  upper  Gallatin 
Canyon  were  investigated.  It  is  hoped  elk  can  be  transplanted 
to  the  Blackfoot  Indian  Reservation* 

FISH.  The  Fish  and  Wildlife  Service  suppotts  ranger 
reports  that  1957  was  a  big  year  for  fishing  success,  number  of 
and  survival  of  cutthroat  fry* 


snow  fell  during  the  month  but  the 
precipitation  for  the  month  was  only  .61  inches— less  than  half 
the  normal  of  1.29  inches*  The  snow  melted  from  the  winter  range 
rapidly  and  by  the  end  of  the  month  the  vegetation  and  soil  were 
very  dry. 

Forest  Fire  Protection.  Tvo  fires  occurred  during 
month— one  was  a  Class  A  lightning  fire  and  the  other  was  a  man 
made  fire. 

The  parachute  loft  at  West  Yellowstone  waa  deactivated 
for  the  season  and  the  equipment  returned  to  the  Forest  Service  in 
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Missoula. 

The  Burning  Index  readings  were  moderate  to  average. 

white  Pine  Blister  Rust  Control.  The  Camel  Ian  Creek  camp 
wan  closed  September  6.  Operations  vera  terminated  September  19  for 
the  season. 

Forest  Insects.  An  area  north  of  the  Yellowstone  River 
across  from  the  mouth  of  Black tail  Deer  Creek  showed  quote  a  loss 
of  Douglas  Fir  due  to  Douglas  Fir  beetles.  Several  diseased  areas 
thought  to  be  infested  with  beetles  were  found  to  be  caused  by 
mistletoe,  mites  and  rust. 


Design  and  Construction 

New  Construction.  Active  construction  projects  include 
the  following: 

331.18,  Buildings  and  L.P.  Gas  System,  Canyon.  Ihia  con- 
tracting job  is  65  per  cent  complete. 

331.19,  Fire  Lookout,  Divide  Creek.  This  project  is  30 
per  cent  complete. 

331.20,  Four  6- Sleeper  Trailer  House.  This  project  is 
100  per  cent  complete. 

332.23,  Water  Extension,  Government  Area,  Lake.  This  is 
a  day  labor  job  95  per  cent  complete. 

332.29,  Power  Line  to  Radio  Installation,  Bunsen  Peak. 
This  is  a  contract  job  20  per  cent  complete. 

332.30,  Sewer ege  and  Sewage  Treatment  System  Enlarge- 
ment, Fishing  Bridge.  This  contract  project  is  50  per  cent  complete 
at  the  present  time. 

332.31,  Water,  Sewer,  Power— Employees  Trailer  Court, 
Old  Faithful.  This  project  is  being  done  by  day  labor  and  is  25 
per  cent  complete. 

Other  active  projects  included  333.5,  Grading  and  Planting, 
Campground,  Fishing  Bridge.  This  day  labor  job  is  55  per  cent  complete; 
333.10,  Fine  Grading  and  Planting,  Canyon— day  labor  job  20  per  cent 
complete  and  333.13,  Range  Plots  (5),  Park  General,  day  labor,  5  per 
cent  complete. 

521.3,  Bituminous  Surfacing  and  Parking  Areas,  Norrls- 
Canyon  Cutoff,  contract— 72  per  cent  complete;  521.4,  Interpretive 
Structures  and  Striping  Center  Line  and  Parking  Areas,  Norris- Canyon 
Cutoff,  day  labor— 2  per  cent  complete,  scheduled  for  completion 
next  June;  523.1,  Roads,  Campsites,  Barriers,  Route  152,  Fishing 
Bridge  Campground,  day  labor— 95  per  cent  complete;  523.2,  Lake  Lodge 
Area  Roads,  Route  151,  Grade  end  Surface  2.75  miles,  day  labor— 65 
per  cent  complete;  523.4,  Trail,  Canyon  Village  to  Hotel  and  Canyon 
Rim,  day  labor— 99  per  cent  complete;  523.5,  Walks,  Thermal  Areas, 
day  labor— 95  per  cent  complete;  523.6,  Trail  to  Lower  Falls  from 
North  Rim,  Canyon,  day  labor— 100  per  cent  complete;  523.9,  Surfacing 
Cabin  Area  Roads,  NPS  Utility  Roads  and  Grading,  contract— 70  per 
cent  complete;  523.11,  Roads,  Employee  Trailer  Court,  Old  Faithful, 
day  labor— 50  per  cent  complete;  523,12,  Trails,  Walks-Hotel,  Lodge, 
Lake  Shore  to  Fishing  Bridge,  day  labor— 1  per  cent  complete;  523.13, 
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Roadside  Turnouts,  Parking,  Park  General,  day  labor— 30  per  cent 
complete;  523.15,  Walks  In  Village  Area,  Canyon— Studer  Construction 
Company  is  contractor  for  this  Job.  They  were  ordered  to  proceed 
September  25  and  the  project  is  1  per  cent  complete. 


Lemuel  A.  Garrison 

Superintendent 
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